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This  Supplement  to  the  1973  Fiscal  Year  Capital  Budget  contains 
the  preliminary  plans  and  outline  specifications  for  major  con- 
struction projects  included  therein.  The  preliminary  plans  for 
the  following  projects  were  not  completed  at  the  time  this 
Supplement  was  orinted : 


100-bed  Security  Institution  for  Juveniles 

Department  of  Juvenile  Services 
Hospital  Building 

Maryland  House  of  Correction 
Receiving,  Storing,  and  Distributing  Building 

Maryland  Correctional  Camp  Center  -  Jessup 


The  projects  listed  below  are  to  be  constructed  in  general 
conformance  with  existing  plans  and  are  not  included  herein: 


New  Armory  -  Gunpowder  River  Valley  State  Park 

Military  Department 
Addition  to  Cold  Water  Fish  Hatchery  -  Beaver  Creek 

Fish  and  Wildlife  Administration 
Addition  to  Dining  Room 

Frostburg  State  College 


The  purpose  of  the  Supplement  is  to  assist  in  visualizing  the 
projects  and  their  functions.   It  should  be  studied  with  the 
Capital  Budget  Report.  This  document  is  designed  to  meet  the 
requirement  of  Chapter  121  of  the  Acts  of  1956  which  calls  for 
the  submittal  of  preliminary. plans  and  outline  specifications 
for  permanent  construction  projects  at  the  time  the  construction 
funds  are  requested  and  Chapter  76?  of  the  Acts  of  1971  covering 
submittal  of  required  programs  and  changes  in  projects  after 
preliminary  plans  are  completed. 


The  estimated  building  costs  given  in  this  Supplement  include 
all  fees  involved. 
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BOARD  OF  PUBLIC  WORKS 

LEGISLATIVE  SERVICES  BUILDING 
Annapolis 

PROJECT  DESCRIPTION 

This  project  will  provide  approximately  91,500  gross  square  feet 
of  space  to  provide  office  space  for  the  Departments  of  Legislative 
Reference,  Fiscal  Services,  and  the  Attorney  General.  It  also  will 
provide  space  for  the  Press  and  Radio,  Print  Shop,  Bill  Room, 
Hearing  Room,  and  Cafeteria.  The  building  will  have  four  floors 
and  be  constructed  with  colonial  type  brick  and  limestone  to  match 
the  surrounding  structures . 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Colonial  type  brick  with  slag  block  back 

up  cavity  type.  Limestone  and  wood  trim.. 

Structiire Reinforced  concrete. 

Roof Slate  shingles  over  steel  and  gypsum. 

Interior  Generally  dry  wall  finish.  Toilet  rooms, 

ceramic  tile.  Printing  plant  and  utility 
exposed  block.  Joint  hearing  room  plaster. 

Ceilings  generally  acoustical  tile. 

Floors  Offices  and  general  areas  vinyl  asbestos. 

Toilets  tile.  Joint  hearing  room  carpet. 
Printing  and  utility  areas  concrete. 

Electric Normal  for  offices . 


Heating  and 

air  conditioning  ....  From  central  plant, 

Plumbing  Standard. 


ESTIMATED  PROJECT  COST 

Construction  $0,365,000 
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DEPARTMENT  OF  MENTAL  HYGIENE 

ADMINISTIUTION  BUILDING 

Clifton  T.  Perkins  State  Hospital 
Jessup 

PROJECT  DESCRIPTION 

This  structure  will  provide  space  in  which  to  relocate  all  admini- 
strative activities  that  are  currently  located  in  the  Maximum 
Security  Treatment  Building.  This  arrangement  will  allow  visitors 
and  vendors  to  have  direct  access  to  the  staff  without  having  to 
be  processed  into  the  security  area.  The  facility  will  contain 
approximately  13,500  gross  square  feet  of  space. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  cavity  with  slag  block  back  up. 

Structure Steel  and  concrete. 

Roof Flat  built  up  composition  on  gypsum. 

Interior  Generally  exposed  block  except  toilet 

facilities  which  are  ceramic  tile  wainscot. 

Floors  Vinyl  asbestos  tile  except  toilets  which 

are  ceramic  tile. 

Electric  Standard  as  for  office  type  building. 

Plumbing  Standard  as  for  office  type  building. 

Heating  and 

air  conditioning  ....  Standard  as  for  office  type  building. 


ESTIMATED  PROJECT  COST 

Construction  $555,000 

Utilities J48,0OO 

Site  improvements U5 ,  OOP 

Total $6U8,000 
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DEPARTMENT  OF  JUVENILE  SERVICES 

INFIRMARY  BUILDING 

Montrose  School  for  Girls 
Reisterstown 

PROJECT  DESCRIPTION 

This  project  will  consist  of  a  one -story  brick  building  to  include 
eight  hospital  rooms,  8  isolation  rooms,  two  dental  rooms,  conference 
room,  diet  kitchen,  and  nurses  offices.  The  structure  will  contain 
approximately  7,200  gross  square  feet. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls Brick  with  slag  block  back  up. 

Structure Generally  wall  bearing  with  fire  proof 

roof  construction  concrete  flat  surface. 

Roof  Built-up  composition. 

Interior  Generally  exposed  brick,  painted  or 

treated  with  a  synthetic  coating. 

Ceilings  Are  acoustical  except  in  detention  rooms . 

Floors  Generally  vinyl  asbestos. 

Toilets,  ceramic  tile. 

Electric Standard  as  for  type  of  building. 

Plumbing Standard  as  for  type  of  building. 

Heating Standard  as  for  type  of  building. 


ESTIMATED  PROJECT  COST 

Construction  $U60,000 

UtUities 10,000 

Site  Improvements 20,000 

Total $11907000 
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DIVISION  OF  CORRECTION 

KITCHEN,  BAKERY,  AND  DINING  ROOM  FACILITY 
Maryland  Penitentiary- 
Baltimore 

PROJECT  DESCRIPTION 

This  new  structure  will  replace  the  inadequate  facilities  now  in  use. 
The  dining  room  will  seat  UOO  inmates  at  a  time.  Continuous  flow 
through  the  serving  line  will  be  used  to  accommodate  1,100  inmates 
housed  at  the  institution.  The  new  structure  will  contain  approxi- 
mately UljUOO  gross  square  feet  of  space. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls Brick  cavity  with  slag  block  back  up. 

Structure Steel  and  concrete. 

Roof Flat  built  up  composition  on  gypsum. 

Interior  Exposed  block  which  is  given  a  tile-like 

finish  in  dining  rooms,  kitchen,  bakery, 
food  prep  areas  and  toilets.  Other  rooms 
paint  on  block.  Ceilings  generally  exposed 
construction  painted. 

Floors  Quarry  tile  in  kitchen,  dining  room  and 

food  prep  areas .  Other  areas  except  offices 
and  classroom  hardened  concrete.  Offices 
and  classrooms  vinyl  asbestos  tile. 

Electric  Normal. 

Plumbing  Normal. 

Heating  and 

air  conditioning  ....  Deep  freeze,  refrigeration  and  50°  storage 

provided.  Normal  heating.  Air  condition 
offices  only. 

ESTIMATED  PROJECT  COST 

Construction  $2,012,000 

Gate  and  Guard  Post U0,000 

Site  and  Utilities 32,000 

Equipment $0,000 

Total $2,13U,000 


I 

I 


111 


^,  ''■■'•■ 


■KUOOL   *TOrf -SB'S  TOIL. 


iiri-EK  riRT  or  KiTCBcrt 


p-i'yg 


-ump?  riST  or  o\n\na  u/ll  - 


H^ 


^ 


-    V. 


=t    F 


cu-s^  i^oor-i 


— J;U.iiJj_- 


-n n 

b      4       L       C        O       n         f 


-a — — 


"^ 


1;^ 


CLA*5  ROOM 


^^^r 


c\.u.h^  %oan 


=^^ 


1= 


M 


^•J 


^J 


>. « 


W 


I  ngzZAninc  rLO0K~ 


hMtV  IK-OO^  I 


■■:<■■    .■■}--  i-QUi  .ivit..  '  ■■■■■■'-         .   :,  ,  ■ -. 


15 


<  kl 

—  t— 

r  - 

'^  z: 

0  <l 

0- 

o 


>- 
< 


a-  i^ 


17 


DIVISION  OF  CORRECTION 

GYMNASIUl'I  BUILDING 

Maryland  Correctional  Institution 
Hagerstown 

PROJECT  DESCRIPTION 

This  structure  will  contain  approximately  20,200  gross  square  feet. 
It  will  provide  a  regulation  size  basketball  court,  office  space, 
storage  area,  and  such  aiuciliary  space  as  shower  rooms,  etc.  for  use 
by  the  inmates  housed  in  this  maximum  security  institution. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls Brick  with  slag  block  back  up. 

Structure Reinforced  concrete. 

Roof  Built-up  composition. 

Interior  Block  painted  or  in  toilet  areas 

especially  treated  with  a 
synthetic  coating. 

Ceilings  Generally  exposed. 

Floors  In  offices  in  general  areas,  vinyl 

asbestos.  Gym  floors  -  maple. 

Toilet  room  floors  -  hardened  concrete. 

Electric  Standard  for  gym. 

Pl-umbing Standard  for  gym. 

Heating Standard  for  gym. 


ESTIMATED  PROJECT  COST 

Construction  $600,000 

Equioment 20,000 

Total $620,000 
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MARYLAND  STATE  POLICE 

BERLIN  POLICE  POST 
Berlin 

PROJECT  DESCRIPTION 

This  structure  will  be  a  one-story  building  located  close  to  Berlin, 
Maryland,  on  U.  S.  Route  50.  It  will  be  similar  to  but  smaller  than 
the  new  barracks  in  Annapolis.  The  structure  will  contain  approxi- 
mately 12,000  gross  square  feet  of  space. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls Brick  with  slag  block  back  up. 

Structure Generally  wall  bearing  with  fireproof 

roof  construction  concrete  flat  surface. 

Roof    Built-up  composition. 

Interior  Generally  exposed  block,  painted  or  treated 

with  a  synthetic  coating. 

Ceilings  Are  acoustical  except  in  detention  rooms. 

Floors  Generally  vinyl  asbestos.  Toilets, 

ceramic  tile. 

Electric Standard  as  for  type  of  building. 

Plumbing Standard  as  for  type  of  building. 

Heating  and 

air  conditioning  ....  Standard  as  for  type  of  building. 


ESTIMATED  PROJECT  COST 

Construction $iiiiO,000 

Utilities 20,000 

Radio  Antenna  Tower 20,000 

Site  Improvements 60,000 

Equipment 6,100 

Total $5U6,100 
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UNIVERSITY  OF  MAEYLAND 

OFFICE-CLASSROOM  BUILDING 

University  of  Maryland 
College  Park 

PROJECT  DESCRIPTION 

A  building  of  approximately  135,000  gross  square  feet  including 
classrooms,  art  studios,  faculty  offices  and  laboratories. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  and  slag  block  cavity. 

Structure Reinforced  concrete. 

Roof  Flat,  built-up  composition. 

Interior  Slag  block  coated  and/or  paint. 

Demountable  partitions.  Acoustical 
and  exposed  ceilings. 

Floors  Vinyl  asbestos,  exposed  concrete  terrazzo, 

carpet  (special  areas),  brick. 

Electric  Conventional  for  type  of  building. 

Heating Steam  conversion  from  central  plant. 

Plumbing  Standard  for  type  of  building. 

Air  conditioning  Conventional  for  type  of  building 

provided  throughout. 

Miscellaneous Lecture  Hall  seating. 


ESTIMATED  PROJECT  COST 

Construction $5,780,000 
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UNIVERSITY  OF  MARYLAND 

LECTURE  HALL  FACILITY 

University  of  Maryland 
College  Park 

PROJECT  DESCRIPTION 

This  facility  will  contain  two  large  lecture  halls,  each  seating 
300  students.  The  ground  floor  level  will  contain  a  seminar  room 
and  faculty  offices.  The  fourth  floor  will  also  provide  space  for 
23  additional  faculty  offices.  This  building  containing  approxi- 
mately 21,500  gross  square  feet  will  be  constructed  as  an  addition 
to  the  Mathematics  Building  in  the  Glen  L.  Martin  Institute  of 
Technology. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  and  slag  block  cavity. 

Structure Reinforced  concrete  and  steel  frame. 

Roof  Flat  built-up  composition 

Interior  Slag  block  painted  and/or  coated, 

acoustical  tile  ceiling. 

Floors  Vinyl  asbestos,  exposed  concrete. 

Electric  Conventional  for  type  of  building. 

Heating Steam  conversion  from  central  plant. 

Plumbing Standard  for  type  of  building. 

Air  conditioning  Conventional  for  type  of  building  throughout 

lecture  hall  plus  existing  Mathematics  Building. 

Miscellaneous Lecture  Hall  seating. 


ESTH^ATED  PROJECT  COST 

Construction  $1,517,000 
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UNIVERSITY  OF  MARYLAI© 

ADDITION  TO  WAREHOUSE  FACILITY 
University  of  Maryland 
College  Park 

PROJECT  DESCRIPTION 

This  building  represents  a  2^,000  gross  square  foot  addition,  built 
on  high  bay  configuration,  to  the  present  Central  Receiving  Building. 

PRELmiNARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Slag  block  painted. 

Structure Reinforced  concrete  and  steel  frame. 

Roof  Flat,  built-up  composition. 

Interior  Slag  Block  painted.  Ceiling  exposed 

construction. 

Floors  Exposed  hardened  concrete. 

Electric  Conventional  for  type  of  building. 

Heating Individual  gas-fired  unit  heaters. 

Plumbing  Standard  for  type  of  building. 

Air  conditioning None 


ESTIMATED  PROJECT  COST 

Construction  $520,000 
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UNIVERSITY  OF  MARYLAND 

ADDITION  TO  ACADEMIC  BUILDING  NO.  2 
Baltimore  County  Campus 
Catonsville 

PROJECT  DESCRIPTION 

This  project  consists  of  two  additions  approximating  82,000  gross 
square  feet  to  the  existing  Academic  Building.  These  additions 
will  contain  additional  classroom,  faculty  offices  and  teaching 
laboratories. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  and  slag  block  cavity. 

Structiire Reinforced  concrete. 

Roof  Flat,  built-up  composition. 

Interior  Brick,  painted  block.  Demountable 

partitions,  sound  treated.  Acoustical 
ceilings. 

Floors  Vinyl  asbestos,  exposed  concrete. 

Electric  Conventional  for  type  of  builidng. 

Heating Steam  conversion  from  central  plant. 

Plumbing  Standard  for  type  of  building. 

Air  conditioning  Central  plant. 


ESTIMATED  PROJECT  COST 

Construction  $3,853,000 
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STATE  COLLEGES 

ADDITION  TO  MAINTENANCE  BUILDING 
Bowie  State  College 
Bowie 

PROJECT  DESCRIPTION 

This  facility  will  provide  for  approximately  1^,700  gross  square 
feet  to  provide  space  for  central  storage  and  receiving,  additional 
shop  space  and  offices  for  physical  plant  supervisory  personnel, 
storekeepers  and  security  force. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  and  slag  block  cavity  load  bearing. 

Structure Steel  truss  on  load  bearing  walls. 

Roof  Patched,  asphalt  shingles  on  gypsum  plank. 

Interior  Slag  block  painted,  exposed  construction 

in  shops  and  storage,  acoustical  ceiling 
in  offices . 

Floors Vinyl  asbestos  in  offices,  exposed  hardened 

concrete  in  shops  and  storage  areas. 

Electric  Conventional  for  type  of  building. 

Heating Steam  conversion  from  central  plant. 

Plumbing  Conventional  for  type  of  building. 

Air  conditioning  Conventional  in  office  areas  only. 


ESTIMATED  PROJECT  COST 

Construction  $573,100 

Utilities 33,700 

Site  improvements ^IjUOO 

Equipment 10,300 

Total $668,500 
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STATE  COLLEGES 

LIBRARY 

Frostburg  State  College 
Frostburg 

PROJECT  DESCRIPTION 

This  facility,  approximating  102,000  gross  square  feet,  is  required 
to  replace  the  present  library  which  will  be  converted  into  an 
office-classroom  building.  The  building  will  provide  space  for 
stacks,  reading  and  study  areas,  offices  and  workrooms. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  and  slag  block  cavity. 

Structure Refinforced  concrete  and  load  bearing 

masonry  walls . 

Roof  Flat,  built-up  composition. 

Interior  Brick,  painted  block,  drywall, 

demountable  partitions,  acoustical  tile 
ceiling. 

Floors  Terrazzo,  vinyl  asbestos,  carpet. 

Electric  Conventional  for  type  of  building. 

Heating Oil  fired. 

Plumbing  Standard  for  type  of  building. 

Air  conditioning  Conventional  for  type  of  building 

provided  throughout. 

Miscellaneous Book  stacks  and  charging  desk. 


ESTIMATED  PROJECT  COST 

Construction  $5,095,000 

Utilities 11,000 

Site  improvements ItO,000 

Total $5, 1^6,000 
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